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DPS-kiSh 
Yo copy of § 
25X1A5a1 
NEGOPIATED CONTRACT Contract No. 
25X1A5a1 o aaa Se ae e 
Contract for: See Sehedule Anount: $100,000 (Estimated) 
Mail Vouchers to: Performance Period: 
See Sehetule 
Atminisbrative Data: 
pia This contract is entered into by and between the United States of 
dmerion, hereinafter called the Government represented by the Contracting 


| Gffleer exeouting this coutrect, and the above-named Contractor which 
is a Corporation incorporated in the Commonwealth of Massachusetts, 
hereinafter ealied the Contractor. — 


Te parties hereto agree that the Contractor ghall furnish the facilities 


and deliver all. supplies and perform 411 the services set forth in the 
attache’ tehedule tasued hereunder, for the consideration stated herein. 
The rights and obligations of the parties to this contract shall be subject 
+o and governed by the attached Schedule and General. Provisions which 
together with this slgnsture page and the accompanying Certificate cauprise 
25X1A5a1 this Contract Wo. ee a In the event of any inconsistency be~ 
tween the Schedule and the General Provisions, the Sehedule shell control. 


IN WITHESS WEEREOF, the parties hereto have executed this contract as of 
SEP 29 1958 1958. 25X1A9a 
25X1A5a1 . . : 


FOIAb3a 


L¥) 
inthe ger 
‘ A eor: iN EA: LD. ; 
{OLASS, CHANGE! a 
tg ‘ WY OA 


nae % 
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CERTIFICATE 


-FOIAD3a 


I am the Clark of the Corporation named 


POINGSS as Contractor herein; tat JM no 


signed this contract on behalf of the Contractor was then 


Treasures of said Corporation; that said con- 


tract was duly signed for and in behalf of said Corporation by 
authority of its governing body, and is within the scope of its Cor- 


porate powers. 


FOIAb3a 


(Corporate Seal) 


Do 
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SCHENULE 


PART I = SCOPE OF WORE 


a. The Contractor shail perform studies and investigate techniques for 
insulating certain items against radiation in accordance with the purchase 
25x1 A5aq1 Seacription entitled "DESTRED WOPK STATEMENT POR EE" copies of which 
are on file with the Contractor and the Contracting Officer and which is 

incorporated herein by reference. 


tb. The Contractor shall perform such additional work and prepare 
auch technical reports related to a. above, as the Contracting Officer 
may from time-to-time request and the Contractor agrees to perforn. 


PART IT = PERIOD OF PERPOOMANTH 


| The period of performance of the contract work hereumfer shall expire 
| on 30 June 1959; however, such period of performance may be extended by 
mutual agreement between the Government and the Contractor. 


PART YX - ESTIMATED COST 


The estimated cost of the performance of this contract is NINETY FOUR 
THOUSAND THREE HUNDRED FORTY POLLARS ($94,340) with a fixed fee of FIVE 
THOUSAND §1X HUNDRED SIXTY DOLLARS ($5,660). 


PART IV - PAYMENT 


In accordance with the provisions of Clause 26 of the General 
Provisions of this centract entitled “ALLOWABLE COST AND PAYMENT,“ the 
Government shall pay to the Contractor, as full compensation for the 
performance of this contract the Allowable Costs incurred by the 
Contractor in the performance of this contract and accepted by the 
Contracting Officer as chargeable in accordance with “Contract Cost 
| Principles, Section XV, Part 3, Armed Services Procurement Regulations”. 
It being understood and agreed, without limiting the generality of the 
| foregoing, that the following shall be considered as allowable items 
af cost hereunder when incurred or paid by the Contractor an¢ when 
necessary and required and used for the performance of the work hereunder: 


25X1A10 
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- ae 


oh ti be 'b) of ae 
entitled “Hegrtiated 
months each. ‘he first period shall extend from the 


of performance under this contract thru 31 December 1998. 


contrast, and whieh if incurred after the signing of this contract vould 


“peen considered as items of Allowable Costs herewuider, will be 
ppeerery by the Contracting Officer es costs under this contract.” 


| 2 Provisions 
Hotwithebanding the requirements of any of the Generel ; 

of thie contract to the contrary, vimusonver the Contresioe, 15 Per 
formuac of the vork under this contrect, shall fiad the @ requi 


f< the Contrastins 
with the General Provistons of this contract 1 by ; 
Officer shell be in writing, except that the the Contracting 
Offieer of any subcon ssued hereunder by the Contractor shell 


Contractor shall not reveal (4) the specific nature or any 
hetatin of the work being perforsed hereuder or St) any inforaeticn 
whatsoever with respect to the department of the Gove xt spenss: 


thermaxicr 
airected or permitted to reveel such information by the Contracting 
Offices: or by Bis duly authorized representative for seourity matters. 


parson, public or private or to any officer or department of the 
Goverment without ie eeress consent of the Contracting Officer or his 
duly authorized representative for security mattere. 


he 
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JCA RDPGARAO2A9 0 


Rach oe ranetbyg under poor irks of the General Provisions of 
Bf contry ‘ ude for the purpose of mente on the 


stated in PART IIT of this schedule. 
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